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Message Text 



UNCLASSIFIED 

PAGE 01 SAN SA 03849 232243Z 
21 

ACTION ARA-10 

INFO OCT-01 ISO-OO EB-07 OPIC-06 XMB-04 AGR-10 /038 W 

088424 

R 232225Z SEP 75 

FM AMEMBASSY SAN SALVADOR 

TO USDOC WASHDC 

INFO SECSTATE WASHDC 9161 

UNCLAS SAN SALVADOR 3849 

PLS PASS INFO OPIC; FCIA; EXIMBANK 

E.O. 11652: N/A 
TAGS: BTIO, ES 

SUBJECT: FOREIGN GOVERNMENT TENDER 

REF: STATE A-l 168, 2/1 1/74 

1.21 1/01/T-0007 
2. 092375 

3. 1. DE PEDRAZA 
4.211 EL SALVADOR 
5. N 

6A. REPLY/WRITE TO~ 

6B. - 

6C. DIRECCION GENERAL DE RIEGO Y DRENAJE 
(MINISTEJIO DE AGRICULTURA Y GANADERIA) 

EDIFICIO "OXGASA", TERCER PISO 
25 AVENIDA NORTE 1080, SAN SALVADOR 
EL SALVADOR, CENTRAL AMERICA 

7. NO TENDER NUMBER HAS BEEN PROVIDED 

8. FORMS CONTAINING INFORMATION ON BIDDERS' QUALIFICAIONS 
WILL BE RECIEVED NLT 102775 AT THE OFFICE NOTED ON ITEM 6C. 

9. 201 

10. THE IRRIGATION AND DRAINAGE DEPARTMENT OF THE GOES'S 
MINISTRY OF AGRICULTURE INVITES MANUFACTURERS OF ELIGIBLE 
INTER- AMERICAN DEVELOPMENT BANK (IDB) MEMBER COUNTRIES TO 
SEND INFORMATION ON THEIR QUALIFICATIONS, ON FORMS SPECIALLY 
PROVIDED FOR THAT PURPOSE, TO THE OFFICE NOTED ON ITEM 6C„ 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 SAN SA 03849 232243Z 

TO BE QUALIFIED TO BID ON THE SUPPLY, INSTALLATIONS, STARTING- 
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UP, AND INITIAL MAINTENANCE OF: (A): 3561 179: THREE VERTICAL 
AXLE WATER PUMPS, OF 600 TO 700 LITERS PER SECOND, FOR PUMPING 
TO A HEIGHT OF 24.50 TO 29 METERS; (B) 3621211: THREE VERTICAL 
AXLE ELECTRIC MOTORS TO DRIVE THE AFORESAID PUMPS: (C) 3613200; 

CONTROL PANELBOARD WITH AUTOMATIC POWER CIRCUIT BREAKERS AND OTHER 
PROTECTION ACCESSORIES; (D) 3537175: ONE FORK LIFT TRUCK; (E) 

3317611: DISCHARGE PIPES; AND (F) 3494343: HYDRAULIC VALVES. 

ALL AT AN ESTIMATED VALUE OF OVER $100,000. ALL TO BE INSTALLED 
AT THE "ATIOCOYO" AGRICULTURAL IRRIGATION AND DRAINAGE PROJECT. 

1 1 . PURCHASE OF THIS MATERIAL WILL BE FINANCED WITH IDB LOAN 
CONTRACT GOES-IDB 369/SF-ES. FORMS TO BE COMPLETED BY INTERESTED 
BIDDERS ARE AVAILALBE FREE AT THE OFFICE NOTED ON ITEM 6C. 

(THERE ARE NO MAILINGS TO FOREIGN COUNTRIES). FIVE COPIES OF 
REPRODUCIBLE QUALITY, IN SPANISH, AIRMAILED TO USDOC TODAY. 

THE OFFICE NOTED IN ITEM 6C. WILL NOTIFY DIRECTLY THE BIDDERS 
WHICH WILL BE QUALIFIED. SUBSEQUENTLY COMPLETE TENDER 
SPECIFICATIONS WILL BE MADE AVAILABLE FOR A FEE NOT YET 
DETERMINED. 

CAMPBELL 



UNCLASSIFIED 



NNN 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 06 JUL 2006 




Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 06 JUL 2006 



Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 23 SEP 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975SANSA03849 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750330-0538 
From: SAN SALVADOR 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t19750926/aaaaawjw.tel 

Line Count: 81 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION ARA 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 75 STATE A-1 168 
Review Action: RELEASED, APPROVED 
Review Authority: RowellEO 
Review Comment: n/a 
Review Content Flags: 

Review Date: 1 1 JUN 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <1 1 JUN 2003 by MaustMC>; APPROVED <1 0 FEB 2004 by RowellE0> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
06 JUL 2006 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: FOREIGN GOVERNMENT TENDER 
TAGS: BTIO, ES 
To: COM 
Type: TE 
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